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Message Text 

CONFIDENTIAL 

PAGE 01 NAIROB 04378 211339Z 
ACTION SY-05 

INFO OCT-01 AF-10 ISO-OO FBIE-00 A-01 /017W 

070975 211853Z/40 

R 211138Z MAR 78 
FM AMEMBASSY NAIROBI 
TO SECSTATE WASHDC 6079 
INFO AMEMBASSY ABIDJAN 
AMEMBASSY LAGOS 

CONFIDENTIAL NAIROBI 4378 

E.O. 11652: GDS 
TAGS: ASEC 
SUBJECT: NOB - LAGOS 

REF: A) STATE 070000; B ) STATE 07003 1 ; C) ABIDJAN 2053 

1 . DEPT FOR A/SY/OPS & FBO: ABIDJAN FOR TSO; LAGOS 
FOR FBO SITE SUPR. & RSO. 

2. RSS GARRETT DISCUSSED SECURITY ASPECTS OF SUBTEL 
BUILDING WITH RSO'S JONES & STAFFORD. FBO PROJECT 
SUPERVISOR TOM FARLEY, CONSEC SEABEE, AND TSO'S JOHN KEYS 
AND GLEN HABENICHT. 

3. POST HAS DRAWINGS FOR LOBBY WHICH DEPICT DIAMOND 
SHAPED CONCEPT SIMILAR TO PAGE 19 OF MINIMUM STANDARDS 
PAMPHLET. ACCORDING TO STAFFORD. SOME CHANGES WERE BEING 
MADE TO REDUCE THE AMOUNT OF TRANSPARENT ARMORING AND 
INTERIOR BARRIER GLASS. DETAILS, IF PROGRAMMED, NOT 
KNOWN BY POST PERSONNEL NOR PROJECT SUPERVISOR. 

4. EXTERIOR SUPPORTING VERTICAL I BEAMS OCCUR EVERY 
25-30 FEET. REMOVABLE PANEL FOR PURPOSE OF CONDUCTING 
SY INSPECTIONS WILL HAVE TO BE PLACED BETWEEN EACH 
SUPPORT COLUMN AND AT THE SUPPORT COLUMN ITSELF TO 
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INSURE COMPLETE INSPECTION CAPABILITY. THIS WAS DIS- 
CUSSED WITH FBO PROJECT SUPERVISOR, RSO AND TSO. 

5. EACH FLOOR TO CEILING VERTICAL WINDOW, NOW IN 
PLACE, IS FRAMED BY 2 VERTICAL 2 X 4'S NOT PART OF 
WINDOW FRAME. LEX AN SHEETS WITH SPACERS COULD BE 
ATTACHED TO THESE STUDS WITH OPEN SPACE AT TOP AND 
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BOTTOM THUS GIVING APPEARANCE OF "FREE-STANDING". 

THIS CONCEPT WAS DISCUSSED WITH FBO PROJECT ENGINEER 
WHO CONSIDERED IT FEASIBLE AND A GOOD IDEA. PURPOSE 
OF RECOMMENDATION WAS TO CORRECT AN OBVIOUS DEFICIENCY 
SINCE, ACCORDING TO RSO JONES, KOLESNIK, ON HIS FALL 
VISIT INDICATED WINDOWS SHOULD HAVE BEEN TEXAN. THEY 
ARE NOT LEXAN, BUT RATHER LAMINATED GLASS, PLATE OR 
SAFETY, AND ARE ALL IN PLACE. 

6. FROM DISCUSSIONS WITH FBO PROJECT OFFICER, HE 
COULD EASILY MAKE MODIFICATIONS ABOVE. HOWEVER, WE 
WERE BOTH UNDERIMPRESSION DISCION MUST BE MADE IN 
THE DEPARTMENT. 

7. CONSEC MARINES WERE REALLY NOT ASSIGNED ACCORDING 
TO ANY TIME TABLE. THEY WERE SPECIFICALLY REQUESTED 
BY ME UPON INSPECTING SITE AND DISCOVERING BUILDING 

WAS WIDE OPEN, NO FENCE OR OTHER BARRIERS WHATSOEVER, AND 
THE EASE WITH WHICH VARIOUS DEVICES COULD BE INTRODUCTED. 
WHILE BUILDING HAD NIGHT CONTRACT GUARDS, THEIR RELIA- 
BILITY HIGHLY QUESTIONABLE. 

8. POLES FOR EXTERNAL CAMERAS ARE ALREADY IN PLACE. 

9. IF RSO/TSO/FBO PROJECT SUPERVISOR ARE NOW FULLY 
AWARE OF ALL PLANS. THEN THERE IS NO PROBLEM. IF NOT. 
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ADDRESSEES SHOULD ADVISE DPET FOR VERIFICATION. 

10. RSO AND FBO SUPERVISOR SHOULD FORWARD REQUIREMENTS 
FOR REMOVABLE PANELS AND LEXAN TO A/SY/OPS AND FBO. 

LE MF.LLF. 


CONFIDENTIAL 


NNN 


Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 



Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 


Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 jan 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 21 mar 1978 

Decaption Date: 01 jan 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 20 Mar 2014 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1978NAIROB04378 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: GS 

Errors: N/A 

Expiration: 

Film Number: D7801 24-0869 
Format: TEL 
From: NAIROBI 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1978/newtext/t19780343/aaaabjwd.tel 

Line Count: 100 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 
Message ID: a93761c0-c288-dd1 1-92da-001cc4696bcc 
Office: ACTION SY 

Original Classification: CONFIDENTIAL 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: CONFIDENTIAL 
Previous Handling Restrictions: n/a 

Reference: 78 STATE 70000, 78 STATE 70031 , 78 ABIDJAN 2053 

Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 27 apr 2005 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 

SAS ID: 3256366 

Secure: OPEN 

Status: NATIVE 

Subject: NOB - LAGOS 

TAGS: ASEC 

To: STATE 

Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/a93761c0-c288-dd1 1-92da-001cc4696bcc 
Review Markings: 

Sheryl P. Walter 
Declassified/Released 
US Department of State 
EO Systematic Review 
20 Mar 2014 

Markings: Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 


Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 



